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Hon. Daniel M. Fox, 
Supt., U. Ss Mint. 
Dear Sir: 
We are in receipt of your letter dated Aug. 9th, 
which has been sent to us by Mr. Hickok. ; 

In answer we would say as follows: The boilers and engines 
were ready, and went into operation on the 25th day of July. No 
delay was occasioned by these machinery ees operation of the 
Mint, with the exception of tightening a main driving pulley con- 
eaeteae the engine to the main shaft. This belt was perfectly 
new, and it was absolutely necessary that it should be tightened 
up cies it had been stretched over the pulleys which it was 
driving. 

The shafting is a very creditable job, and were it not for 


the fact that the extreme delicacy of the weighing machines 


placed directly over the bevel gear driving the coining room, no 


> 


objections whatever could be found with the works In such a rad= 
ical change as has been made in driving the machinery in the 


Mint, and the work being done in an ineredibie short space of 
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time, certain adjustments were absolutely necessary. 

‘In regard to the matter of the vibrations caused by the 
gearing under the coining room, we have urged William Sellers & Co 
Incorporated, and they are fea all that men can do, to hasten 
and perfect the work. 

Enclosed you will find the correspondence between them and 
ourselves, wines will fully explain to you the nature and condi- 
tions of te case. 

There seems to be some little misunderstanding, that our 
Mr. Darrach suggested the removal of the weighing einen to 
the lower part of the coining roomy as a remedy. Our Mr. Darrach 
simply asked a question, whether it were possible to remove the 
weighing machines from ad eeotiy over the gearing, but did not 
Suggest either that they should be removed, or sai point to 
Which they would be removed; 

We are fully aware of the urgent necessity of the speedy and 
satisfactory completion of the work, but we do not know of any 
parties who are more capable of eee @ satisfactory solution of 
the problem than William Sellers @& Cos, Incorporated: We, there- 
fore, have not taken the work out of their hands, and we feel 
satisfied that you will sustain us in the SoeeN arEG we have 
taken, 


Before closing we would state that the vibrations of which 


you have been informed, are exceedingly slight, but slight as they 





_aYe, they are sufficient to prevent the accurate working of the 
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weighing machines. 

We are notified to-day, that the Edge Moor Iron Co. desire to 
make @ test of their pestle to-morrow; and if we can arrange 
matters satisfactorily, the test will then be made. 

The contractor for boiler room, engine room &Ge, is at 


- 


present finishing up his work in the engine room, and will in a 
very few days have the floor of the engine room completed 

The engines are working very satisfactorily, and we have no 
doubt that at a very early date we can turn the extant mtter 
over into your hands with satisfaction both to you and to our= 


selves. 


Very respectfully, 
Loci mest Pon ae 
7 aia 


ENCLOSURES, 
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(COPY ) 
Philadelphia, Aug. 4th, 1887. 


Mess. Wm. Sellers & Co., Incorporated, 
1600 Hamilton St., 
Philadelphia. 


Gentlemen: 


We would call your attention to the very serious 
vibrations that are caused by the bevel gear driving the coining 
room at the United States Mint. These vibrations age such as to 
absolutely prevent the working of the delicate weighing machines 
in the coining room, and wery seriously interferegé with the suc- 
cessful operations of the Mint. Our Mr. Darrach called atten- 
tion and showed this condition of affairs to your Mr. Wm. Sellers 
some few days since, We would now urge you to be as prompt as 
possible in remedying this defect: | 

Very respectfully, 


(Signed) Wilson Bros. & Go. 
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(COPY) 
WILLTAM SELLERS & CO., Incorporated. 


Philadelphia, August 5, 1887, 


Messrs. Wilson Bros. & Coe, 
435 Chestnut St., Phila. 


Dear Sirs: 


We have yours of the 4th relative to the bevel gear 
driving the Coining Room at the United States Mint. The writer 
has examined the drawings in conjunction with Mr. Butler and 
believes that this work could be conveniently driven by belt, but 
desires to substitute an iron wheel for the tooden one now running 
before any further steps are taken to remedy the difficulty. 

This wheel was ordered the day he saw it with Mr. Darrach and 
its completion will be hurried as rapidly as possible, 
Yours truly, 


(Signed) Wm. Sellers, Prest. 
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(COPY ) 
Philadelphia, Aug. 6th, 1887. 


Wm. Sellers & Co., Inc. 
Gentlemen; 
We are in receipt of yours noting your 
proposed change in the gear to drive Coining room at Mints 
We are this moment in receipt of message from the Mint 
urging the immediate remedy of the defect, and stating that the 
defect is causing a loss in number of preren finished of $30,000 
per days The officers at Mint also state that they will run 
night force next weeks 
Respy 4 
} (Signed) Wilson Bro. & Co. 


D. 
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[Letter One:] 


Wilson Brothers & Co. 

Civil Engineers and Architects 
Philadelphia, Pa. 

August 11, 1887 


Hon. Daniel M. Fox, 
Supt., U.S. Mint. 


Dear Sir: 
We are in receipt of your letter dated Aug. 9th, which has been sent to us by Mr. Hickok. 


In answer we would say as follows: The boilers and engines were ready, and went into 
operation on the 25th day of July. No delay was occasioned by this machinery in the operation of 
the Mint, with the exception of tightening a main driving pulley connecting the engine to the 
main shaft. This belt was perfectly new, and it was absolutely necessary that is should be 
tightened up after it had been stretched over the pulleys which it was driving. 


The shafting is a very creditable job, and were it not for the fact that the extreme delicacy 
of the weighing machines placed directly over the bevel gear driving the coining room, no 
objections whatever could be found with the work. In such a radical change as has been made in 
driving the machinery in the Mint, and the work being done in an incredible short space of time, 
certain adjustments were absolutely necessary. 


In regard to the matter of the vibrations caused by the gearing under the coining room, we 
have urged William Sellers & Co. Incorporated, and they are doing all that men can do, to hasten 
and perfect the work. 


Enclosed you will find the correspondence between them and ourselves, which will fully 
explain to you the nature and conditions of the case. 


There seems to be some little misunderstanding, that our Mr. Darrach suggested the 
removal of the weighing machines to the lower part of the coining room, as a remedy. Our Mr. 
Darrach simply asked a question, whether it were possible to remove the weighing machines 
from directly over the gearing, but did not suggest either that they should be removed, or any 
point to which they would be removed. 


We are fully aware of the urgent necessity of the speedy and satisfactory completion of 
the work, but we do not know of any parties who are more capable of making a satisfactory 
solution of the problem than William Sellers & Co., Incorporated. We, therefore, have not taken 
the work out of their hands, and we feel satisfied that you will sustain us in the action that we 
have taken. 
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Before closing we would state that the vibrations of which you have been informed, are 
exceedingly slight, but slight as they are, they are sufficient to prevent the accurate working of 
the weighing machines. 


We are notified to-day, that the Edge Moor Iron Co. desire to make a test of their boilers 
to-morrow; and if we can arrange matters satisfactorily, the test will then be made. 


The contractor for boiler room, engine room &c. is at present finishing up his work in the 
engine room, and will in a very few days have the floor of the engine room completed. 


The engines are working very satisfactorily, and we have no doubt that at a very early 
date we can turn the entire matter over into your hands with satisfaction both to you and to 
ourselves. 


Very respectfully, 
Wilson Bro. & Co. 


Enclosures. 


[Letter Two:] 
(COPY) 


Philadelphia, 
August 4, 1887 


Mess. Wm. Sellers & Co., Incorporated, 
1600 Hamilton St., 
Philadelphia. 


Gentlemen: 


We would call your attention to the very serious vibrations that are caused by the bevel 
gear driving the coining room at the United States Mint. These vibrations are such as to 
absolutely prevent the working of the delicate weighing machines in the coining room, and very 
seriously interfere with the successful operations of the Mint. Our Mr. Darrach called attention 
and showed this condition of affairs to your Mr. Wm. Sellers some few days since. We would 
now urge you to be as prompt as possible in remedy this defect. 


Very respectfully, 
(Signed) Wilson Bros. & Co. 
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[Letter Three: ] 
(COPY) 


William Sellers & Co., Incorporated. 
Philadelphia, 
August 5, 1887 


Messrs. Wilson Bros. & Co., 
435 Chestnut St., Phila. 


Dear Sirs: 


We have yours of the 4th relative to the bevel gear driving the Coining Room at the 
United States Mint. The writer has examined the drawings in conjunction with Mr. Butler and 
believes that this work could be conveniently driven by belt, but desires to substitute an iron 
wheel for the wooden one now running before any further steps are taken to remedy the 
difficulty. This wheel was ordered the day he saw it with Mr. Darrach and its completion will be 
hurried as rapidly as possible. 


Yours truly, 
(Signed) Wm. Sellers, Prest. 


[Letter Four:] 
(COPY) 


Philadelphia, 
August 6, 1887 


Wm. Sellers & Co., Inc. 
Gentlemen: 


We are in receipt of yours noting your proposed change in the gear to drive Coining room 
at Mint. 


We are this moment in receipt of message from the Mint urging the immediate remedy of 
the defect, and stating that the defect is causing a loss in number of coins finished of $30,000 per 
day. The officers at Mint also state that they will run night force next week. 


Respy, 
(Signed) Wilson Bro. & Co. 
D. 


